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BILL NO. S-73-01"^ 

SPECIAL ORDINANCE NO. S- 

AN ORDINANCE approving Change Order No. 1 
of SHAMBAUGH & SON, INC., raising contrac 
price. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. That Change Order No. 1 of SHAMBAUGH & SON, 
INC., approved January 15, 1973 by the City of Fort Wayne, by and 
through its Mayor, Board of Public Works, for Contract approved 
under Ordinance No. S-75-72, due to a revision of foundation 
requirements in the amount of $812.00, a copy of which Change 
Order is attached hereto and made a part hereof, is hereby in 
all things ratified, confirmed and approved. 

SECTION 2. This Ordinance shall be in full force and 
effect from and after its passage and approval by. the Mayor. 
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Read the first time in full and on motion by seconded by 

C and duly adopted* read the second time by title and referred 
to the Committee on _(-and' to"'"thH'"Gity 



PlafiressaHelloh'for recommendation) and PublicTfearing tFTxTTIeld aFEer~duFT.egal 
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CITY CLERK 


Read the third time in full and on motion by 


seconded. by 



5 and duly adopt ed* placed on its passage . 


Passed (LOST ) by the following votes 

AYES ^ MAY yD , ABSTAINED 

BURNS 
HINGA 
KRAUS 
NUCKOLS 
MOSES 



ABSENT 
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Presented by me to the Mayor of the City of Fort Waj^^^^aM.^.the /y^ 
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.5 19 y , at the hour of ,/^'^q » clock 
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Approved and signed by me this cJ'/JciJ, d ay of 197 3 f 

at the hour of o'clock /j M 0 .E»So 
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Bill No. 


REPORT OF THE COMMITTEE ON CITY UTILITIES 


We s your Committee on City Utilities to whom was referred an Ordinance 

approving Change Order No „ 1 of SHAMBAUGH & SON, INC . , 


raising contract price. 


have had said Ordinance under consideration and beg leave to report back to th e Common 
Council that said Ordinance Jet _ PASS, 
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William T. Hinga - Vice-Chairman 



Vivia n G. Schmidt 




Donald J. Schmidt 
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Eugene Kraus, Jr. 
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CONCURRED IN d 7 

.CHARLES W. WESTERMAN, CITY CLERK 
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GSORGE K. ERGANIAN 
PfJSSi DENT - TREASURER 
FWCHARD H. NELSON 
VICE - PRESIDENT 
CHARLES F. NILES, JR. 
VKSE - PRESIDENT 
ARTHUR H. PLAUT2 
VICE - PRESIDENT 
R-OSERT S, CDMA 
VICE - PRES. * SECRETARY 

DON k> ORT 
Vice - P-RSSIDENT 
HSNTUf 4;. SHADAKIS 
VICE - PRESIDENT 
CARLTON P. WAITS 


ASSOCIATES 
ROBERT G. 3UR3RINK 
ROBERT H. CHA3TEKN 
RAYMOND E. DURLACHEH 
VERNON S. LYNCH 
BYRON J. MAY 
DONALD W. MINX II 
FRANCIS T. SIENER 
VICTOR G. WAGNER 
J. DANIEL CUCK 
PHILIP L. HUDSON 
JAGOJSH DAVS 



4330 NORTH PENNSYLVANIA STREET - INDIANAPOLIS, INDIANA 46205 
TELEPHONE £3173 257-3105 MAIL ADDRESS: P. O. BOX 55233 


January 10, 1973 Job No. 110001 8C 


Board of Public Works 
City of Fort Wayne 
One Main Street 
Fort Wayne, Indiana 


Gentlemen: 

Enclosed are three copies of Change Order Ho. 1 for this project 
for your approval. 

This change has become necessary due to a revision of foundation 
requirements brought to our attention by Owens/Gorning Fiberglas, 
the manufacturer of the specified chemical storage tanks. 
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Re: Change Order No. 1 2 ■&«*■**> ■**>&& <Ji -l^aSmk 

Fort Wayne, Indiana 
Interim Phosphorus Removal Plant 
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We believe the Contractor's stated price of $812.00 is reasonable, 
and we recommend your approval. 


JDC/ad 

Enclosure 


Very truly yours. 


HENRY B. STEEG & ASSOCIATES, INC. 
~\ 
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n / // sp/.r 

y <£%fof/eJ CCfrk 


J. Daniel Click 


FLORIDA OFFICE * 1402 CAPE CORAL PARKWAY • CAPE CORAL . 33904 
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division's: 


NO. 


0 W N E R City of Fort Wayne , Indiana 


Sharahaugh & 

Son. Inc. 

137 Chambeai 

i Road 

Fort Wayne, 

Indiana 46805 


You are hereby authorized to make the following additions and/or deductions to 
your contract amount. 

* * 

Previous * Net Change Revised 

Contract Amount Increase Decrease Jp2SdessL£j(Add) Contract Amount 

TOTAL $ 48,457.00 $ 812.00 $ -0- -'" $•812.00 $ 40.260.00 ' 


Description of Change: Add Deduct - 

Contractor shall furnish all labor, materials, " 
and equipment and do all work required to 
install two (2) 12'-6" x 12’-6" x 8” reinforced 
concrete pads for support of the fiberglass 
chemical storage tanks within the containment 
wall. Delete 6” sand course shown on original 
drawings and remove the previously installed 
2 x 12 divider. See attached sketch for 

details. . $ ' 812.00 


RECOMMENDED : 


Henry B. Steeg S Associates, Inc. 
ENGINEERS 



Shaipbaugh and Son, Inc. 
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APPROVED : 

t 

CitV of Fort Wavne. Indiana 


OWNER 

B y Board -of Public Works 



Title 

Date Approved 
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CITY OF FORT WAYME INDIANA 
INTERIM PHOSPHORUS REMOVAL' SYSTEM 
CHANGE ORDER: NO. I 

■ PREPARED BY! 

HENRY 8. STEE6 & ASSOCIATES INC. 
ENGINEERS 

INDIANAPOLIS INDIANA 
JAM 1973 
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DIGEST SHEET 


ilTLHi Oi> ORDINANCE Special Ordinance . -#-31152 . 

DEPARTMENT REQUESTING ORDINANCE Board of Public Works 

SYNOPSIS OF ORDINANCE This is for approval of a Change Order in amount of 
$812.00 which raises contract price from $48,457 to $49,269. 00 on Interim Phosphorus 

Removal Plant Project. Said contract was approved by the Council under S-75-72. 


FFECT 


PASSAGE 
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NON “PASSAGE 


MONEY INVOLVED (Direct Costs, Expenditures, Savings) Rads^s contract price 
an additional $812.00. 


ASSIGNED TO COMMITTEE (J.N.) 
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PRIOR APPROVAL 
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